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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 200055 
ORIGIN FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019 R 

DRAFTED BY A/FBO:PJWALLS:WKB 
APPROVED BY A/FBO:BWCLARK 
EUR/EX:LNLEMIEUX (PHONE) 

EUR/SOV:SBYRNES (PHONE) 

003300 082050Z/64 

O 082030Z AUG 78 

FM SECSTATE WASHDC 

TO AMEMBASSY MOSCOW IMMEDIATE 

UNCLAS STATE 200055 

E.O. 11652:N/A 

TAGS: ABLD, ASEC/NSU, UR 

SUBJECT: ELECTRICAL RENOVATIONS: OBC, 

PROPERTY NUMBER L01001 

REF: MOSCOW 18380 


1 . THE DEPARTMENT APPROVES THE PROJECT CONTAINED IN THE 
REFERENCE. 


2. THE DEPARTMENT UNDERSTANDS THAT OTTO LANG'S INSTALLA- 
TIONS DO NOT CONFORM TO THE U.S. NATIONAL ELECTRICAL CODE 
IN SUCH AREAS AS GROUNDING SYSTEMS, BOX CONNECTIONS. 

WIRING LASHUPS, TESTING, ETC. THEREFORE, THE DEPART- 
MENT DESIRES TO PROVIDE THE SERVICES OF AN AMERICAN ELECTRI- 
CAL CONTRACTOR FOR THIS PROJECT. 


3. IN ORDER FOR THE DEPARTMENT TO OBTAIN COST PROPOSALS FOR 
THIS WORK, PLEASE SUBMIT A DETAILED SCOPE OF WORK AND 
MATERIALS TAKE OFF BY RETURN CABLE. 

UNCLASSIFIED 


UNCLASSIFIED 


PAGE 02 STATE 200055 


4. PROCUREMENT OF MATERIALS WILL BEGIN UPON RECEIPT OF 
THE TAKE OFF. CHRISTOPHER 


UNCLASSIFIED 
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